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Message Text 


LIMITED OFFICIAL USE ISTANBUL 0561 

DEPT FOR A/SY/OPS/FO/EUR AND FBO; ANKARA FOR RSO AND B&M; 
FRANKFURT FOR RSS 

E.O. 11652: N/A 
TAGS: SEC, ABLD 

SUBJECT: ANTI-TERRORISM FBO-FUNDED PROJECT ISTANBUL-PROPERTY NO. 
SI 1015 

REF: (A) ISTANBUL 293; (B) FRANKFURT 840; (C) STATE 16217; 

(D) STATE 39958;(E) ANKARA 1314 

1 . WE HAD CONSIDERED LEXGUARD AS AN ALTERNATIVE BUT HAD 
DISMISSED IT BECAUSE IT DOES NOT ADDRESS PROBLEM AS 
COMPLETELY AS WALL. LEXGUARD WOULD PROVIDE SOME BULLET- 
RESISTANT PROTECTION BUT WOULD NOT DENY VISUAL ACCESS TO 
PERSONS ENTERING, LEAVING BUILDING TO PERSON OR VEHICLE IN 
STREET. ALSO. LEXGUARD DOES NOT PROTECT AGAINST HIGH 
VELOCITY WEAPONS LIKE AK 47 (TYPE USED IN AUGUST ATTACK ON 
IZMIR CG RESIDENCE). BELIEVE PROPOSED DOUBLE THICKNESS 
BRICK WALL WOULD BE EFFECTIVE THIS REGARD AS WELL AS DENY 
VISUAL ACCESS TO BUILDING ENTRANCE TO PASSERSBY. 

2. POST NOW INTENDS TO APPROACH PRESENT LOW BIDDER TO 
REQUEST REVISED BID TO CONSTRICT WALL AS PREVIOUSLY 
LIMITED OFFICIAL USE 
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PAGE 02 1ST ANB 00561 270728Z 

PROPOSED EXCEPT FOR HEIGHT OF APPROXIMATELY EIGHT FEET. 
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